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ORIGIN SSM-05 

INFO OCT-01 ISO-OO OC-05 CCO-OO INR-07 CIAE-00 DODE-OO 

SS-15 NSC-05 IGA-02 IO-ll NEA-10 /061 R 

DRAFTED BY SSM:CLSTILES 
APPROVED BY SSM:CWKONTOS 

041961 

R 191449Z FEB 76 
FM SECSTATE WASHDC 
TO USMISSION SINAI 


LIMITED OFFICIAL USE STATE 040040 

E.O. 11652: N/A 

TAGS: PFOR, IS, EG 

SUBJECT: CONSTRUCTION PLANNING 

REF: SINAI 031 

1 . DISCUSSIONS HERE AND AT CONTRACTOR DURING PAST FEW DAYS 
CONFIRM NEED TO PROCEED EARLIER THAN PREVIOUSLY SCHEDULED 
WITH REGARDS TO INITIATION OF CONSTRUCTION OF PERMANENT 
BASE CAMP. REORIENTATION TO THE WEST IS APPROVED WITH THE 
UNDERSTANDING THAT THIS ENTAILS A VECTOR ROTATION. BUT 
DOES NOT REQUIRE RELOCATION/OR REMIX OF BUILDINGS AS SET 
FORTH IN THE FEBRUARY 12 LAYOUT. 

2. WE HAVE NOT RECEIVED HF ANTENNA FIELD REQUIREMENTS AS 
YET FROM OC. HOWEVER, THE WESTWARD ORIENTATION AS WE SEE 
IT, DOES PROVIDE SUFFICIENT AREA IN THE NORTHEAST SECTOR 
EXTERNAL TO FENCE TO ACCOMMODATE MOST ENVISIONED REQUIRE- 
MENTS. WE PLAN TO RUN 1 10 VOLT POWER TO THE HF ANTENNA 
FIELD FOR LIGHTING PURPOSES, AS WELL AS THE ATTENDANT 
TRANSMISSION LINES, ETC. 
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3. EARLY NEXT WEEK WE PLAN TO FORWARD A LAYOUT AS 
APPROVED. FOR YOUR INFORMATION, THE AREA INSIDE THE 
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FENCE IS A RECTANGLE WITH SIDES APPROXIMATELY 850 FEET - 
N/S AND 710 FEET - E/W. 

INGERSOLL 
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